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DD/A/ ODP WEEKLY REPORT 


Week of 16-23 December 1981 


I. Major Activities During the Past Week: 


A. Support to OICE: 


CAMS (COMIREX Automated Management System) [tti“‘COONOCOC*@CQ STAT 
(P/ SDC) presented the CAMS2 P/S System Concept Overview to members 
of ODP/Processing on 16 December. ——aary | STAT 


The Configuration Management Plan was published on 


STAT 16 December. 


B. Support to OP: 


PERHOSP (Personnel Hospitalization Insurance System) This 
week was spent resolving differences between the old and new 
insurance systems. The new system has proven to be correct so 
far, and any differences have been attributed to human errors. 
The first Hospital Master file created out of the new system, to 
be processed in pay period 1, has been processed successfully in 
the PAYROLL system. The first group of;jinsurance transactions 
created out of the new system has beenCBeey seeD successfully as 
payroll transactions in the PAYROLL system. is completes the 
interface from PERINSUR to PAYROLL and next week we will receive 


transactions from PAYROLL to PERINSUR which will conclude the 
STAT interface both ways. 


Cc. Support to OF: 


STAT BIWEEK PAYROLL. 


worked Saturday, 19 Dec. to convert the Production Payroll 
files to Security File Number. In addition, various tasks were 
completed to prepare Production to begin processing of Pay Period 


O01, 1982 on Monday, 21 December 198f. [  ] STAT 
FRS and ZBB. (Financial Resources System and Zero Based Budg- 
STAT eting) briefed the Comptroller at a 
meeting also attended by Proposed 


changes to the FRS and ZBB System required to meet new methods of 
project tracking were discussed. Changes are required for Program 


Call FY84 as well as FY85 and FY86. Requirements for FY84 have 
yet to be completely resolved. (Eee STAT 
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D. Support to OGC: 


ADSTUDY. (0OGC Case Activity System) 
[djmet with OCC for a preliminary discussion of their require- 
ments in support of their Case Activity process. 


II. Upcoming Events: 


CAMS2 P/ SDC personnel will be on leave celebrating the holi- 
day season for the week of 28-31 December. Special security 
briefings have been scheduled for the Staff personnel who will be 
working at the TRW facility during this time period. 
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